UNITED  STATES  ENVIRONMENTAL  PROTECTION  AGENCY 

REGION  8 

1 595  Wynkoop  Street 

MEMORANDUM 

TO:  Richard  Braun,  Contracting  Officer 

Region  8 ERRS  4 Contract 

FROM:  Joni  Sandoval,  Project  Officer 

Region  8 ERRS  4 Contract 

SUBJECT : Task  Order  Initiation  No. : 04 1 

Contract  No.  EP-S8-13-02,  Environmental  Restoration,  L.L.C. 
Silver  Dyke  Tailing  Site 
Neilhart,  MT 


DATE:  July  10,2014 


Please  initiate  the  above  referenced  Time  Critical  task  order.  The  ceiling  to  be  initiated  is  $351,000, 
however  the  TO  will  be  incrementally  funded  to  the  full  IGCE  estimate  over  time.  The  Statement-of- 
Work  is  attached.  Please  utilize  contract  funding  as  follows: 


Obligate  to  Task  Order  No.  041  (35U0001 

Program 

DCN  BFYS  Appr,  Org.  Element  Site/Project  Cost  Org  Obj  Class  Amount 
LSP833  13  TR2  08L  303DC6  089XRV03  C002  25.05  $351,000 


The  Site  ID  is  089X  and  the  OU  is  03.  The  anticipated  performance  period  should  last  until  October 
30,  2014.  The  OSC  is  Steve  Way.  He  can  be  reached  at  303.312.6723  (O),  or  303.886.1640  (C). 
Please  advise  if  additional  info  is  needed.  Thanks. 

Attachment 

cc:  PO  Files 

OSC  - Steve  Way 
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